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Message Text 

UNCLASSIFIED 

PAGE 01 LAGOS 04284 181804Z 
ACTION COME-OO 

INFO OCT-01 AF-10 ISO-OO EB-08 PASS-00 /019W 

181819Z 125926/47 

P 181524Z APR 77 

FM AMEMBASSY LAGOS 

TO SECSTATE WASHDC PRIORITY 544 

UNCLAS LAGOS 04284 

E.O. 11652: N/A 
TAGS: BEXP, NI 

SUBJECT: INGERSOLL-RAND EQUIPMENT SALE 

TO: MR. THEODORE R. VARGO 
SALES MANAGER 
INGERSOLL-RAND 
98 ROUTE 10 

EAST HANOVER, NEW JERSEY 07936 

(201-887-1212 

TELEX: 136408 

THE MINISTRY OF NATURAL RESOURCES OF PLATEAU STATE IS PURCHASING 
TWO OF YOUR WATER-DRILLING MACHINES. THEY WANT HYDRO-GEOLOGICAL 
SURVEY 

BOREHOLES AND STORAGE TANKS INCLUSIVE. THE FOLLOWING BILL OF 
QUANTITIES 

SHOULD BE COMPLETED AND SUBMITTED BEFORE APRIL 29, 1977. THE ITEMS 
ARE 

REQUESTED FOR BOTH BAUCHI AND BENUE STATES. THEY WANT THE UNIT PRICE 
AND TOTAL COST IN NAIRA OF THE FOLLOWING: DRILLING 

1 . ALLOW FOR TRANSPORTING TO SITE THE BOREHOLE FROM ROAD INCLUDING 
ALL NECESSARY CLEARING OF BUSH ETC.-SUM. 

3. CLEARING THE AREA OF THE BOREHOLE INCLUDING ALL NECESSARY 
PREPARTORY 
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SITE WORK FOR THE DRILLING OPERATIONS-PER BOREHOLE (1). 

4. ERECTING AND PREPARING THE DRILLING RIG INCLUDING MOVING FROM 
BOREHOLE TO BOREHOLE AND DISMANTLING ON COMPLETION-PER BOREHOLE (1). 

5. DRILLING THROUGH COMMON SOIL INCLUDING FOR THE NECESSARY DRIVE 
PIPES TO DEPTHS NOT EXCEEDING 50 MM-(UNIT: l.M) (QUANTITY: 50). 
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6. DITTO 50-200M (UNIT: l.M) (QUANTITY: 150). 

7. EXTRA OVER ITEM 1.05-1.06 FOR DRILLING THROUGH ROCK- (UNIT: l.M) 
(QUANTITY: 150). 

8. SUPPLY AND DELIVER TO SITE 6" DIAMETER STAINLESS STEEL SCREEN 
FOR BOREHOLES— (UNIT : 1 .M) (QUANTITY: 20). 

10. INSERTING ONLY OF 6" DIAMETER CASINGS AND SCREENS.-(UNIT l.M) 
(QUANTITY: 200). 

11. GRAVEL FILLING AROUND CASINGS AND SCREENS-(UNIT: l.M) (QUAN- 
TITY: 200). 

12. BLOCKING BOREHOLES (PER BOREHOLE) (1). 

13. PUMPING TESTS BY DEEPWELL UP TO 5,000 GAL/HR OF WATER IN BOREHOLE 
NOT EXCEEDING 100 M-(PER BOREHOLE). 

14. PUMPING TESTS BY DEEPWELL PUMPS UP TO 5,000 GAL/HR FOR DYNAMIC 
LEVEL OF WATER IN BOREHOLE NOT EXCEEDING 100-150 M (PER BOREHOLE) (1) 


15. PUMPING TESTS BY AIRLIGHT METHOD TO YIELD OF UP TO 5,000/HR 
200 FEET HEAD (PER BOREHOLE) (1). 

16. IDLE TIME OF RIG AND TEAM (PER HOUR) (QUANTITY: 100). 
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QUM MISCELLANEOUS WORK-(PER BOREHOLE) (1). 

18. PROVISION SUM FOR DAYWORK PAYMENT (SUM). 

19. CONSTRUCTION OF HEAD SLAB AND COVER (UNIT: NO) (QUANTITY: 1). 

20. PUMPS DEEP-LEVEL PUMP 5,000 GAL/HR CAPACITY WITH ABOUT 6.5 KW 
ELECTRIC MOTOR AND ACCESSORIES OF PUMP H - 100 M (UNIT: NOS) 

(QUANTITY: 1). 

21. ELEVATED WATER TANK PROVIDING AND ERECTING ON 

CONCRETE FOUNDATION BRAITH-WAITE SECTIONAL STEEL TANK 16' X 12' X 

8', 9600 NOMINAL GALLON TANK WITH ROOF MANHOLE AND 6" COWL VENTILATOR 

ON 30’ TOWER UNDER-SIDE OF TANK-8UNIT: NO) (QUANTITY: 1). 

22. CONTINGENCY SUM TO BE SPENT ON INSTALLATION OF ENGINEER FOR 
ADDITIONAL WORKS, PIPELINES ETC., AS FOUND NECESSARY DURING THE 
PROGRESS OF THE WORKS. (SUM) (N10,000.00) PROJECTED COST. 
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23. ACTUAL COST BASED ON MEASURED ITEMS FROM ABOVE RATES. 

24. YOUR REPRESENTATIVE IN NIGERIA WILT. CABLE YOU GIVING FURTHER 
INFORMATION AND ARRIVAL DATE. 

GLORIA E. BOZEMAN 
AMERICAN EMBASSY 
LAGOS, NIGERIA. 

EASUM 

NOTE BY OC/T: LAGOS 04284 PASSED ABOVE ADDRESSEE. 


UNCLASSIFIED 


NNN 
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